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STATE FOR A/SY DIKEOS AND NSU 

CORRECTEDCOPY FOR GARBLED IN PARA THREE 

E.O. 11652: N/A 

TAGS: ASEC, ABLD 

SUBJECT: REQUEST FOR SEABEES 

REF: MOSCOW 12488 

1 . SIX SEABEES HAVE ARRIVED AT POST AND FOUR MORE ARE 
EXPECTED WITHIN THE NEXT SEVERAL DAYS. PER REFERENCE 
FBO TEAM HAS RECOMMENDED THAT THE POST PROCEED WITH 
PERMANENT ROOF CONSTRUCTION. ASSUMING THAT ALL 
GOES WELL, POST ESTIMATES THAT IT WILL TAKE 30 DAYS TO 
COMPLETE THIS TASK. 

2. IN ORDER TO ACCOMPLISH THE ABOVE, POST ESTIMATES 
THAT IT WILL REQUIRE THE SERVICES OF 20 TOTAL SEABEES. 
FIFTEEN OF THE TWENTY SEABEES WOOULD BE USED TO WORK ON 
THE ROOF AND THE REMAINING FIVE TO RESTORE ELECTRICAL 
SERVICE IN THE CHANCERY. 

3. SEABEES, TDY, FO ENGINEERS AND POST ADMINISTRATIVE 
PERSONNEL WILL PREPARE A MESSAGE OF LISTED PRIORITIES 

IN REGARD TO THE RECONSTRUCTION AND RENOVATION WORK TO 
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BE ACCOMPLISHED AT POST. 

4. REQUEST 10 ADDITIONAL SEABEES TO BE SENT TO POST SOONEST. 
TOON 
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